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Message Text 


UNCLASSIFIED 

PAGE 01 SAN SA 05249 231849Z 
73 

ACTION ARA-10 

INFO OCT-01 ISO-OO EB-07 OPIC-06 XMB-04 TRSE-00 /028 W 

009327 

R 231818Z DEC 75 

FM AMEMBASSY SAN SALVADOR 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 9877 
AMEMBASSY GUATEMALA 
AMEMBASSY MANAGUA 
AMEMBASSY PANAMA 
AMEMBASSY SAN JOSE 
AMEMBASSY TEGUCIGALPA 

UNCLAS SAN SALVADOR 5249 

PLS PASS INFO OPIC; FCIA; EXIMBANK 

EO 11652: N/A 
TAGS: BTIO ES 

SUB J : FOREIGN GOVERNMENT TENDER: (NR475) 

REF: STATE All 168, 2/11/74 

1.21 1/0 l/T-0019 

2. 121975 

3. J. BELT. 

4.211 EL SALVADOR 

5. N 

6A. REPLY/WRITE TO~ 

6B. 

6. COMISION EJECUTIVA HIDROELECTRICA DEL RIO LEMPA (CEL) 
9A. CALLE PONIENTE NO. 950 

CENTRO DE GOVIERNO 

SAN SALVADOR, EL SALVADOR CENTRAL AMERICA 

7. TENDER NO. 473 

8 CEL WILL RECEIVE BIDS NLT 020376 AT 16:00 HOURS 

9. 201 

10. CEL INVITES REUPTABLE NATIONAL AND FOREIGN FIRMS TO 
BID ON LICITACION NO. 473 (DETAILED BELOW). ALL BIDDERS 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 SAN SA 05249 231849Z 

MUST ALSO SUBMIT A LIST OF CONSTRUCTION PROJECTS THAT 
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THEY HAVE COMPLETED INCLUDING INFORMATION ON TOTAL 
COST, NAMES OF CLIENTS, LISTS OF EQIPMENT, DATA ON THE 
COMPANY'S FINANCIAL STATUS, AND ANY OTHER PERTINENT 
INFORMATION CEL MAY REQUIRE. 

9915101: CONSTRUCTION OF THE 3RD STAGE OF A 21 KILOMETER 
LONG CANAL TO CARRY OFF RESIDUAL WATER FROM THE AHUACHAPAN 
GEOTEHRMAL PLANT AND TO DISCHARGE IT INTO THE OCEAN. 

THE MAIN COMPONENTS OF THIS PROJECT ARE AS FOLLOWS: 

A) RIGHT OF WAY CLEARING OF 21.3 HECTARES; B) 82,800 
CUBIC METERS OF EXCAVATION; C) 93,500 CUBIC METERS OF 
FILLING AND COMPACTING; D) CONSTRUCTION OF 1 10 METERS OF 
VIADUCTS; E) CONSTRUCTION OF 332 METERS OF STEEL PIPE 
TRAPS; F) INSTALLATION OF 905 METERS OF CONCRETE PIPES; 

G) CONSTRUCTION OF 7,500 METERS OF LINED GUTTERS AND 

H) CONSTRUCTION OF DISCHARGE OUTLET INTO OCEAN. ALL AT 
AN ESTIMATED OCST OF US:2, 000,000. 

1 1 . BID DOCUMENTS CAN BE OBTAINED FROM CEL BEGINNING 
12/22/75. EMBASSY WILL OBTAIN TWO COPIES, ONE TO RETAIN 
IN COMMERCIAL LIBRARY AND OTHER TO SEND TO USDOC. 
CONSTRUCTION MUST BE COMPLETED BETWEEN MARCH AND NOVEMBER 
1976. DOCUMENTATION MUST BE RECEIVED AT CEL (6C) NLT 020376 
AT 16:00 HOURS. 

CAMPBELL 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 DEC 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975SANSA05249 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750446-0252 
From: SAN SALVADOR 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19751215/aaaaamrm.tel 

Line Count: 86 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION ARA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: KelleyWO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 23 JUN 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <23 JUN 2003 by ReddocGW>; APPROVED <28 JAN 2004 by KelleyW0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVERNMENT TENDER: (NR475) 

TAGS: BTIO, ES 
To: COM 
Type: TE 
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